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Contract No, HF=1230/ 
fmendment No, 3 — 


The Firewel Company, Inc, 
3685 Broadway 
Buffalo 25, New York 


Gentlemen: 


1. This document constitutes Amendment No. 3 to Contract No. 
H¥~1230, between The Firewel Company, Inc., Buffalo, New York and 
the United States Government and amends sald contract, as amended, 
as hereinafter set forth. 


2. Pursuant to the clause of this contract entitled "Changes," 
the Government requires that the Contractor furnish certain additional 
equipment and services in the performances of the work, 


3. The Schedule of Contract No. HF-1230, as amended, ie therefore 
further apa as follows: 


ae In Sonedule i, under the heading, PHASE II], delete Item : 


No. 2, in Ita entirety and substitute the following new Iten. 
No. 23 


"2. Helmets Part No. MB~5, modified. 113 each et 
$109.18, $12,337.34." (Helmets to be GFE) 


4, Tn _ schedule ts add the following new heading and item of 
word thereunder, ‘ 


aan pS fi i es . f : 
1, Maintenaridé-and. modifications of suits and helmets 
as required by technical representative of Contracting Officer. 
eile eel ican’ ca ee el ~-..\LLEGIB 
Ld fe & ‘fh. Bathe, | * here 


fo te qos oF 3 : 
Vé. “In Schedule 2, under the heading delete Item No, 
9 in its entirety and substitute the following new Item No, 9: 
"9. Mask regulator hose assemblies A-l3A, w/AIC/10, 
modified to use w/F-9000 assembly (Hose 17110=1$ (A-13A with 
a AIC/10 to be GFE). 30 each at $75,00, $2,250.00," 


rs 
SY eta Soham. 2, under the headings PHASE JI and PHASE JIL 
delete Items No. 9 in their entireties, 
oto 75 6 C : 
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e. In Schedule 2, under the heading PHASE I, add the following 
new Item No, 10; 


"LO, Emergency Oxygen Regulator, Part No, Fe1750. 30 each 
$250.00, $7,500.00." 


Delivery of Item No, 10 shall be on demand. 
- oe tlotiad [tit 
vf, In Schedule 4 ot the contract add the following new item of 
work: nl 


fe 
"4, Switlik ees including automatic opener. 13 each ~ 


at $627.79, $8,161,276" Goad ales. cre 
ba th Being 8 


Delivery of Item 4 shell be on demand, e 


“In conaideration of the Contractor's per tornsnce of the additional 
eee services stated herein, SECTION B ~ CONSIDERATION AND PAY 
the edule of Contract No, HF~1230, as anes) is delated end the 
following-is- hing ees eet . ial 

ae’ a 


(typist a “f 


In gapanianew 2 wiitin-the clause of this contract entitled "Payments," 
and subject to redetermination of the price in accordance with the 
part of this schedule entitled ““ERICE REDETERMINATION," and the 
provisions of the specific items in the.gchedules, the Government 
shall pay the Contractor upon satisfactory” ‘performance of this 
contract, as full paynent for the equipment tobe furnished by the 

25X1A Contractor hereunder, the amount oe are 28 the total 
of the prices set forth in Schedules I, and 4 heretoy". 


"SECTION B=>-GQh 


5. In SECTION D — PRICE REDETERMINATION, of the Schedule, under” 
25X1A Paragraph (c) the "Maximum total rice of Schedule 1" is increased by 
» 738.72 from and the "Maximum total 


25X1A acs of a." ae is decreased by $3,465.00 from to 
25X1A a 


gh ogi a) Ce ee 
6, By reason of the foregoing the total Contract Ceiling Price is 
28X1A tnereased by $6,154.99 fron [rea 


\. 
7. All other terms, conditions and requirements of Contract No. 
TF~1230, as amended, remain unchanged. 
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8. Please indicate your receipt of this Amendment No, 3 to Contract 
No, HF~1230 and your acceptance thereof by executing the original and 
two copies of this amendment. Return the fully executed original and 
one copy of this Amendment to the undersigned and retain the remaining — 
copy for your files. 


Very truly yours, 
25X1A 
Contracting Officer 


ACKNOWLEDGED AND ACCEPTED 
THE FIRENEL COMPANY, INC. 


25X1A 


By, 


wee 


Title/ rn : 
Date Fi 2 A © 


DISTRI BUTTON: 
Orig - ener Master 
2 - Sontractor (to contractor 9/44/56) 


3 - Finance 
25X1A ip = 


25X1A 


5 - Extra 
6 =~ Chrono 
7 ~ Reading 


ty Z 
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